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JtDEALIFT 

SECRET 


IDEA 2822-65 

Cony 

23 November 19^5 


MEMORANDUM FOHr Deputy fop Field Activities OSA 

SUBJECT : 


Commander’s Report - October 1965 


25X1 


/jTj , i ’ of subject report has been performed, 

rue following comments nr© considered appropriate: 


»* 5£|i — garft 2, 1 Summary; Latest discussions 

Indicate excellent possibility that surfacing 
product JENNITE-Ib ' manufactured by Conrad Solvig 

mJSIS Wi J X !?f ovia t “ acceptable non-penetrable runway 
surface. Testing of J»16 * surface samples scheduled 

foveaher . »ni 25X 


— — — — — 

begin 17 November, 


I’*I“ -* . will continue monitor 

tests and subsequent evaluations in conjunction with 
host base oersnnn«i 


host base personnel. 


x5£j — .3, IV Materiel : Progress of Article 

is satisfactory to date. Final decision 
on paint scheme to be employed is expected in late 

H ? ad ?'^ rters is concurrently emphasizing 
maintenance techni ques t o preclude scuffed or shiny 
painted surfaces L - J 


is developing aircraft 
* 


washing equipment fitted to these new require me nts 


25X1 


£* VI Life Support (Personal Eouio ment) 

Partial resolution of the bit and piece support 
problem was atta ined. Fu rther follow-on actions are 


l > R i SSi? a S n + V,1 ! :h to tvll T *^solve this**eituat ion , 

as well as to improve support of AN/TJRT-21 requirements 


25X 


2. Other items noted. 


Chief, Materiel Division 
OSA-OD/S&T 


25X1 
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MO/OGA/ 

Distribution: 

#1 - D/FA/GSA 
#2 - IOEA/GSA 
#3 - MD/06A 
#4 - RB/OSA 
#5 - Chrono 


let <23 Nov 65) 
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